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PAGE 01 STATE 269324 
ORIGIN SY-05 

INFO OCT-01 AF-10 ISO-OO OC-06 CCO-OO /022 R 

DRAFTED BY A/SY/NSU:GJROUSSOS:TD 
APPROVED BY A/SY/FO:PIHARRICK 
A/SY/FO/AF:JKOLESNIK 
OC/PF,:T .F.NGT .F.BR AKF.fST IBS) 

DESIRED DISTRIBUTION 
AF/EX, OC/S 

058881 110147Z/63 

R 100257Z NOV 77 
FM SECSTATE WASHDC 
TO AMEMBASSY MASERU 


LIMITED OFFICIAL USE STATE 269324 

FOR CPOIC CONSEC SEABEE TEAM, POIC SPECIAL PROJECT SEABEE 
E.O. 11652: N/A 
TAGS: ASEC NSU 

SUBJECT: CRU RENOVATIONS MASERU 
TEAM, PSO 

REF: PHONCON OIC NSU AND CEC MASTERS OF 9 NOV 1977 

1 . SEABEES ARE TO INSTALL SUSPENDED CEILING IAW PARA C4 
OF SPECIFICATIONS. 

2. DTS STANDARDS WILL BE SENT BY OC/S. 

3. USE OF STEEL PLATE AS SUGGESTED REF SATISFACTORY PMO- 
VIDED AFFIXED IAW DTS STANDARDS. 
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4. OBSERVATION THAT NO LIGHTING PROGRAMMED FOR ROOM 4 
CORRECT. MINUTES OF MEETING 20 OCT DRAFTED BY BUI WALTER 
INDICATE ROOM 4 WILL BE LEFT CLEAN EXCEPT FOR GROUND AT 
J-l. THIS RECONFIRMED WITH OC/PE. 

5. THIRD MAN FOR SEABEE TEAM IS IDENTIFIED AND PRESENTLY 


Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 



Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 

IN MOSCOW. MAN IS UT2 BLAINE ROGERS WHOSE TENTATIVE ARRI- 
VAL DATE IS ON OR ABOUT 1 DEC 1977. PERTINENT DETAILS 
SUBJECT OF SEPTEL. 

6. 600 VOLT CAPACITY MULTIMETER UNDER PROCUREMENT. WILL 
ADVISE REGISTRY NUMBERS WHEN KNOWN. 

7. CAR RENTAL HAS BEEN AUTHORIZED FOR CE1 MORROW. MODI- 
FICATION WILL BE AIR POUCHED. 

8. PARTITION IN NEW ADDITION SHOULD BE CONTRACTOR 
INSTALLED. CHRISTOPHER 
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